Inventors: Daijiro Murata et al. 

Application No. : 1 0/025, 1 2 1 
Attorney Docket: 1 6869S-040200US 
Replacement Sheet Fig. 2 




FIG. 2 



201^ 
204- 



214 



210- 



<> WBS: "A PRODUCT" 

design} 



SPECIFICATION DESIGN I 



FUNCTION SPECIFICATION CREATION f ~ -206 



API SPECIFICATION CREATION -207 



SCREEN SPECIFICATION CREATION | — 208 

-209 



DB LOGIC DESIGN 



LOGIC DATA MODEL | 



MANUFACTURE] 



SOURCE CREATION 



CHECK LIST CREATION \ 



CODING | 



DEBUG | 



202 

M 



205 



WBS: "A-SCREEN PART" 

design} 



SPECIFICATION DE$iGN] 



FUNCTION SPECIFICATION CREATION 



SCREEN SPECIFICATION CREATION { 



DB LOGIC DESIGN | 



LOGIC DATA MODEL | 



MANUFACTURE | 



SOURCE CREATION 



— \ CHECK LIST CREATION | 



CODING | 



[demo| 



ERROR CHECK] 



203 



-212 



<> COMPOUND WBS: U A PRODUCT" 



SPECIFICATION DESIGN 



FUNCTION SPECIFICATION CREATION 



J- -215 



API SPECIFICATION CREATION | 



SCREEN SPECIFICATION CREATION | 



DB LOGIC DESIGN] 



LOGIC DATA MODEL | 



MANUFACTURE | 



SOURCE CREATION | 



CHECK LIST CREATION | 



CODING { 



DEMO 



DEBUG 1 



WBS: "A-LIBRARY PART" 
DESIGN | 



SPECIFICATION DESIGN] 



FUNCTION SPECFICATION CREATION I 



-213 



API SPECIFICATION CREATION | 



DB LOGIC DESIGN] 

L-j LOGIC DATAMODEL \ 



MANUFACTURE | 



SOURCE CREATION 



CHECK LIST CREATION | 



CODING | 



DEBUG | 



Inventors: Daijiro Murata ct al. 

Application No.: 10/025,121 
Attorney Docket: 16869S-040200US 
Replacement Sheet Fig. 4 



FIG. 4 

WORK DEFINITION TABLE 1 1 2 



401 



402 



403 404 405 406 407 408 409 410 



WORK ID 


WORK NAME 


PROJECT 
ID NAME 


HIGH LEVEL 
WORK ID 


MAN DAY 


PROGRESS 
DEGREE (%) 


START 
DATE 


SCHEDULE DAYS 


PASSAGE DAYS 


PERSON IN 
CHARGE 


1 


DESIGN 


A PRODUCT 


0 


0 


0 


2000/1 1/23 


12 


12 


KIMURA 


2 


SPECIFICATION DESIGN 


A PRODUCT 


1 


0 


0 


2000/1 1/23 


5 


5 


KIMURA 


3 


FUNCTION SPECIFICATION CREATION 


A PRODUCT 


2 


2 


100 


2000/1 1/23 


2 


1 


KIMURA 


4 


API SPECIFICATION CREATION 


A PRODUCT 


2 


3 


100 


2000/1 1/25 


3 


4 


KIMURA 


5 


SCREEN SPECIFICATION CREATION 


A PRODUCT 


2 


7 


100 


2000/1 1/28 


7 


8 


KIMURA 


6 


DB LOGIC DESIGN 


A PRODUCT 


1 


0 


0 


2000/1 1/23 


12 


10 


KIMURA 


7 


LOGIC DATA MODEL 


A PRODUCT 


6 


12 


100 


2000/1 1/23 


12 


10 


TANAKA 


8 


MANUFACTURE 


A PRODUCT 


0 


0 


0 


2000/12/5 


21 


2 


TANAKA 


9 


SOURCE CREATION 


A PRODUCT 


8 


9 


20 


2000/12/5 


21 


2 


SUZUKI 


10 


CHECK LIST CREATION 


A PRODUCT 


t 9 


6 


60 


2000/12/5 


6 


2 


SUZUKI 


11 


CODING 


A PRODUCT 


9 


9 


0 


2000/12/5 


9 


0 


PI i*7> 1L/I 

SUZUKI 


12 


DEBUG 


A PRODUCT 




c 
D 




OAAA/H O/OO 

2000/12/20 


o 






13 


DESIGN 


A SCREEN PART 


0 


0 


0 


2000/1 1/23 


12 


12 


SAIT0U 


14 


SPECIFICATION DESIGN 


A SCREEN PART 


13 


0 


0 


2000/1 1/23 


5 


5 


SAIT0U 


15 


FUNCTION SPECIFICATION CREATION 


A SCREEN PART 


14 


2 


100 


2UUU/1 1/zo 


2 


2 


SAIT0U 


16 


CPDCCM CDCriCITATlflMPPf ATlfW 
vA/KttN Or tUrlW\l KJll UKtAl lUn 


A QPRPPM PART 
M Ov^rvCdN rnr\l 


14 


4 


100 


9000/1 1/28 


4 


4 


SAIT0U 


17 


MANUFACTURE 


A SCREEN PART 


0 


0 


0 


2000/12/5 


21 


2 


0KAZAK1 


18 


SOURCE CREATION 


A SCREEN PART 


17 


0 


0 


2000/12/5 


21 


2 


0KA2AKI 


19 


CHECK LIST CREATION 


A SCREEN PART 


18 


3 


10 


2000/12/5 


3 


2 


OKAZAKI 


20 


CODING 


A SCREEN PART 


18 


9 


10 


2000/12/5 


9 


0 


OKAZAKI 


21 


ERROR CHECK 


A SCREEN PART 


18 


6 


0 


2000/12/20 


6 


0 


OKAZAKI 


22 


DEMO 


A SCREEN PART 


0 


1 


0 


2000/12/20 


1 


0 


OKAZAKI 


23 


DESIGN 


A LIBRARY PART 


0 


0 


0 


2000/11/23 


12 


12 


TANAKA 


24 


SPECIFICATION DESIGN 


A LIBRARY PART 


23 


0 


0 


2000/11/23 


5 


5 


TANAKA 


25 


FUNCTION SPECIFICATION CREATION 


A LIBRARY PART 


24 


2 


100 


2000/11/23 


2 


2 


TANAKA 


26 


API SPECIFICATION CREATION 


A LIBRARY PART 


24 


4 


100 


2000/11/25 


4 


4 


TANAKA 


27 


MANUFACTURE 


A LIBRARY PART 


0 


0 


0 


2000/12/5 


21 


2 


KONDOU 


28 


SOURCE CREATION 


A LIBRARY PART 


27 


0 


0 


2000/12/5 


21 


2 


KONDOU 


29 


CHECK LIST CREATION 


A LIBRARY PART 


28 


1 


20 


2000/12/5 


1 


2 


KONDOU 


30 


CODING 


A LIBPARY PART 


28 


9 


0 


2000/12/5 


9 


0 


KONDOU 


31 


DEBUG 


A LIBRARY PART 


28 


6 


0 


2000/12/20 


6 


0 


KONDOU 



>41 1 



>412 



Inventors: Daijiro Murata et a). 

Application No.: 10/025,121 
Attorney Docket: 1 6869S-040200US 
Replacement Sheet Fig. 5 



FIG. 5 

WORK RELATION DEFINITION TABLE 1 



501 

i 


502 

\ 
i 


503 

\ 


WORK 
ID 


1 IDDCD 

UrrtK 

MASTER 
WORK ID 


UrrtrvMUol 

MASTER 
WORK ID 


1 


1 


1 


2 


2 


2 


3 


3 


3 


4 


4 


4 


5 


5 


5 


6 


6 


6 


7 


7 


7 


8 


8 


8 


9 


9 


9 


10 


10 


10 


11 


11 


11 


12 


12 


12 


13 


1 


1 


14 


2 


2 


15 


3 


3 


16 


5 


5 


17 


8 


8 


18 


9 


9 


19 


10 


10 


20 


11 


11 


21 


12 


12 


22 


22 


22 


23 


1 


1 


24 


2 


2 


25 


3 


3 


26 


4 


4 


27 


8 


8 


28 


9 


9 


29 


10 


10 


30 


11 


11 


31 


12 


12 



>505 



Inventors: Daijiro Murata et al. 

Application No.: 10/025,121 
Attorney Docket: 16869S-040200US 
Replacement Sheet Fig. 7 



FIG. 7 

DOCUMENT REGISTRATION TABLE 1 1 5 



701 



702 



703 



704 

1 



705 

1 



WORK ID 


DOCUMENT NAME 


DOCUMENT LOCATION 


REGISTRATION DATE 


REGISTRAR 


1 


DEVELOPMENT PLAN 


http://host1/ ••• 


11/14 


KIMURA 


1 


BASIC DESIGN 


http://host1/-- 


I 11/20 


KIMURA 


2 


FUNCTION DESIGN 


http://host1/--- 


11/12 


SAITOU 


3 


FUNCTION SPECIFICATION 


http://host1/--- 


11/30 


KIMUfRA 


3 


TEST REFERENCE 


http://host1/-- 


11/25 


SUZUKI 


4 


TEST RESULTS 


http.7/host2/-- 


11/20 


SUZUKI 


4 


RELIABILITY CHECK 


http://host2/- • 


11/14 


SUZUKI 












9 


MANAGEMENT.doc 


http7/host1/-- 


12/5 


SUZUKI 


10 


GENERAL_CHECK.doc 


http.7/host1/— 


12/6 


SUZUKI 


19 


SCREEN_CHECK.doc 


http://host1/-- 


12/5 


OKAZAKI 


20 


SCREEN.asp 


http://host1/— 


12/5 


OKAZAKI 


29 


CHECK_LIST.doc 


http://host1/ •• 


12/5 


KONDOU 













>707 



Inventors: Daijiro Murata et al. j 

Application No.: 10/025,121 

Attorney Docket: 1 6869S-040200US j 
Replacement Sheet Fig. 8 



FIG. 8 

COMPOUND WBS DOCUMENT REGISTRATION TABLE 116 



801 

\ 


802 

S 


803 

S 


804 

\ 


805 

S 


806 

\ 


UPPERMOST 
MASTER 
WORK ID 


DOCUMENT 
NAME 


DOCUMENT 
LOCATION 


REGISTRATION 
OATE 


PROJECT ID NAME 


REGISTRAR 


1 


DEVELOPMENT PLAN 


http://host1/ ••• 


11/14 


A PRODUCT 


KIMURA 


1 


BASIC DESIGN 


http://host1/ -•• 


11/20 


A-SCREEN PART 


KIMURA 


2 


FUNCTION DESIGN 


http://host1/ ••• 


11/12 


A-SCREEN PART 


SAITOU 


3 


FUNCTION SPECIFICATION 


http://host1/- 


11/30 


A-SCREEN PART 


KIMURA 


3 


TEST REFERENCE 


http.7/host1/- ■ 


11/25 


A-SCREEN PART 


SUZUKI 


4 


TEST RESULTS 


http://host2/-- 


11/20 


A-LIBRARY PART 


SUZUKI 


4 


RELIABILITY CHECK 


http://host2/ •■• 


11/14 


A-LIBRARY PART 


SUZUKI 














9 


MANAGEMENT.doc 


http://host1/-- 


12/5 


A PRODUCT 


SUZUKI 


10 


GENERAL_CHECK.doc 


http://host1/-- 


12/6 


A PRODUCT 


SUZUKI 


10 


SCREEN_CHECK.doc 


http://host1/- - 


12/5 


A-SCREEN PART 


0KAZAKI 


10 


CHECK_LIST.doc 


http://host1/ — 


12/5 


A-LIBRARY PART 


K0ND0U 


11 


SCREEN.asp 


http://host1/-- 


12/5 


A-SCREEN PART 


0KAZAKI 















J 



Inventors: Daijiro Murata et al. 

Application No. : 1 0/025, 1 2 1 
Attorney Docket: 16869S-040200US 
Replacement Sheet Fig. 9 



FIG. 9 

LOW LEVEL PROJECT CREATION SCREEN EXAMPLE 



903 
904 



LOW LEVEL PROJECT CREATION SCREEN 



LOW LEVEL PROJECT ID NAME: 
HIGH LEVEL PROJECT ID NAME: 



A-SCREEN PART 



A-PRODUCT 



WBS 



— [^ 1 DESIGN 



Sf SPECIFICATION DESIGN 
-CTf FUNCTION SPECIFICATION CREATION 
-Q API SPECIFICATION CREATION 
-fvf SCREEN SPECIFICATION CREATION 



DB LOGIC DESIGN 
LOGIC DATA MODEL 



— Ef M> 
I 1 



MANUFACTURE 
{Vf SOURCE CREATION 

-[vf CHECK LIST CREATION 
-[vf CODING 

ERROR CHECK 



MAN DAY DAYS 



0 


12- 


0 


5 






□ 


□ 






□ 


□ 


□ 


□ 


fol 


m 


0 


21 


|3 


3 


9 


9 


6 


6 



ADDED WORK NAME: 



DEMO 



f PROJECT CREATION Y — 912 



\ 

Inventors: Daijiro Murata et al 

Application No.: 1 0/025, 12 1 
Attorney Docket: 1 6869S-040200US 

Replacement Sheet Fig. 10 ' 

! 



FIG. 10 

PROJECT INFORMATION DISPLAY SCREEN EXAMPLE 



1001 
1002 



1012 

1013 
1014 
1015 
1016 
1017 
1018 
1019 



O PROJECT LIST 



gf DISPLAY LOW LEVEL PROJECT 



MA PRODUCT 
T-ef A-SCREEN PART 

-MA-LIBRARY PART 



□ B PRODUCT 
-□ B-SCREEN PART 



1007 
1008 

| ^DISPLAY ALL PROJECTS UNDER HIGHEST PROJECfH H- 1009 



Bf DISPLAY HIGH LEVEL PROJECT 




gf DISPLAY WORKS ON PROGRESS 



[□DISPLAY RESPONSIBLE WORKS 




O WBS OF PROJECT "A PRODUCT 

ii~^p EsiGN 1021 

MANUFACTURE 

I SOURCE CREATION | 

"-^D CHECK LIST CREATION 
^7 CODING 

1031 
1032 




IO WORK 'SOURCE CREATION' 




| WORK 



1024 

(A PRODUCTp- 

MANAGEMENT.doc 



[64fl0.6% 
--{9] 20% 
[9] 20% 



(12/5 UPDATE) SUZUKI 





"CHECK LIST CREATION" | © [10]41% 
[A PRODUCT] V 16] 60% 

GENERAL_CHECK.doc 
(12/6 UPDATE) SUZUKI 

[A-SCREEN PART] 

SCREEN_CHECK.dQC 

(12/5 UPDATE) OKAZAK! 
[A-LIBRARY PART] Q 
CHECK_LIST.doc 

(12/5 UPDATE) KONDOU 
"CODING" I 



: ;^i 



[1] 20% 



[A-SCREEN PART] 
SCREEN.asp 



[27] 3.3% 
[9] 10% 



(12/5 UPDATE) OKAZAKI 



1010 
1011 
1020 
1022 
1023 
1025 
1026 
1027 
1028 
1029 
1030 
1033 
034 
1035 
1036 

1037 



1038 



Inventors: Daijiro Murata et al. 

Application No.: 10/025,121 
Attorney Docket: 1 6869S-040200US 
Replacement Sheet Fig. 14 



FIG. 14 



102 



101 



1421 



INPUT UNIT 



111 



PROJECT 
RELATION 
DEFINITION 
TABLE 



112 



WORK 
DEFINITION 
TABLE _ 



113^ 



WORK 
RELATION 
DEFINITION 
TABLE . 



115 



DOCUMENT 
REGISTRATION 
_ TABLE ^ 



1413^ 



DOCUMENT 
ACCESS PRIVILEGE 
DEFINITION TABLE 



LOW LEVEL PROJECT 
CREATING UNIT 



-1422 



DOCUMENT REGISTERING 
STATUS DISPLAYING UNIT 



-1423 



DISPLAY 
PROJECT 
DETERMINING 
UNIT 



1424 



WBS 
COMPOSING 
UNIT 



125 



WBS FILTERING 
UNIT 



1425 



REGISTERED 
DOCUMENTINF0RMATI0N 
COMPOSING UNIT 



-127 



DOCUMENT 
REGISTERING STATUS 
TRANSMITTING UNIT 



-1411 



PROJECT 
ACCESS PRIVILEGE 
DEFINITION TABLE 



-1412 



WORK ACCESS 
PRIVILEGE 
DEFINITION TABLE 



-114 



COMPOUND WBS 
DEFINITION TABLE 



-116 



COMPOUND WBS 

DOCUMENT 
DEFINITION TABLE 



103 




OUTPUT UNIT 



Inventors: Daijiro Murata et al. 

( Application No.: 10/025,121 

« Attorney Docket: 1 6869S-040200US 

Replacement Sheet Fig. 18 



FIG. 18 

LOW LEVEL PROJECT CREATION SCREEN EXAMPLE 



903^ 
904- 



905 

906 
907 




1805 
1806 



LOW LEVEL PROJECT CREATION SCREEN 



LOW LEVEL PROJECT ID NAME: 
HIGH LEVEL PROJECT ID NAME: 



A-SCREEN PART 



A-PRODUCT 



<> WBS 



— 1^ | DESIGN 



I — I 



SPECIFICATION DESIGN 
-TvJ' FUNCTION SPECIFICATION CREATION 
-□ API SPECIFICATION CREATION 
SCREEN SPECIFICATION CREATION 

DB LOGIC DESIGN 
LOGIC DATA MODEL 

MANUFACTURE 
gf SOURCE CREATION 
-E^ CHECK LIST CPvEATION 

CODING 
-ef ERROR CHECK 



911. 

ADDED WORK NAME: 



910 



DEMO 



ACCESSIBLE PROJECT : 



_ < — Sf A PRODUCT 

L-Ef A-LIBRARY PART 




908 

manday/ days 

m El 

□ □ 

El H 

□ □ 

□ □ 

lu s 

LU H] 



LU d 



909 



A PRODUCT 



A PRODUCT 



A PRODUCT 



A PRODUCT 



A PRODUCT 



A PRODUCT 



A PRODUCT 



A PRODUCT 



A PRODUCT 



A PRODUCT 



A PRODUCT 



A PRODUCT 



t-A-LIBRARY PART| 



^91 2 

( PROJECT CREATION ) 



-901 

-902 



1801 



Inventors: Daijiro Murata et al. ' 

Application No.: 10/025,121 I 
Attorney Docket: 1 6869S-040200US | 
Replacement Sheet Fig. 19 ! 

I 

i 



FIG. 19 

PROJECT INFORMATION DISPLAY SCREEN EXAMPLE 
1003 



1001 

1002 
1004 
1005 
1901 



1902 



<> WBS OF PROJECT "A PRODUCT' 

" J^TJESIGN 

MANUFACTURE 



O PROJECT LIST 



M DISPLAY LOW LEVEL PROJECT 



J0A PRODUCT 
-j?f A-SCREEN PART 

■ A-LIBRARY PART 



□ B PRODUCT 
-O B-SCREEN PART 



DISPLAY HIGH LEVEL PROJECT 



[3" DISPLAY ALL PROJECTS UNDER HIGHEST PROJECT 



DISPLAY WORKS ON PROGRESS 



□ DISPLAY RESPONSIBLE WORKS 




1021 



SOURCE CREATION 



CHECK LIST CREATION 
—V CODING 



1031 
1032 




lO WORK "SOURCE CREATION' 



WORK 



1024 



[A PRODUCT]- 

MANAGEMENT.doc 
(12/5 UPDATE) SUZUKI 



"CHECK LIST CREATION- 



PRODUCT] 

GENERAL_CHECK.doc 
(12/6 UPDATE) SUZUKI 

[A-SCREEN PART] ML [3] 
SCREEN_CHECK.doc 
(12/5 UPDATE) OKAZAKI 



'CODING 



[A-SCREEN PART] 
SCREEN.asp 
(12/5 UPDATE) OKAZAKI 




1007 
1008 

1009 

1010 
1011 
1903 
1904 
1905 
1025 
1026 
1027 
1028 
1029 
1030 
1906 
1907 
1035 

1037 

1909 
1910 



